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INTRODUCTION 

During  the  past  four  years  the  Division  of  Community  Planning  of  the  State 
Conservation  and  Development  Department  has  been  actively  engaged  in  Wilson's 
planning  program.   In  this  period  the  Division  has  prepared  seven  basic  planning 
studies  which  are  prerequisites  to  a  sound  continuing  planning  process.   These 
studies  are  as  follows: 

LAND  DEVELOPMENT  PLAN  FOR  WILSON 
POPULATION  AND  ECONOMY  OF  WILSON 
ZONING  ORDINANCE 
NEIGHBORHOOD  ANALYSIS 
PRELIMINARY  THOROUGHFARE  PLAN 
CENTRAL  BUSINESS  DISTRICT  PLAN 
COMMUNITY  FACILITIES  PLAN 

Currently  a  report  is  being  prepared  on  the  recreational  needs  for  the 
present  and  future,  and  the  final  thoroughfare  plan  is  well  underway.  Also, 
Phase  II  of  the  Central  Business  District  Design  Plan  has  been  initiated. 

This  report  is  concerned  with  financing  the  recommendations  set  out  in 
the  Community  Facilities  Plan . 

One  of  the  more  important  features  of  this  program  is  the  comprehensive 
view  of  future  expenses  it  affords.   The  citizens  of  Wilson,  their  elected  and 
appointed  officials  and  business  concerns  seeking  new  locations  in  the  area  can 
examine  the  probable  future  financial  position  of  the  City.   The  improvements 
schedule  is  of  special  significance  to  those  who  will  be  improving  property 
located  in  the  City. 

The  eSLLmates  furnished  in  this  report  are  based  on  the  current  price  of 
materials  and  prevailing  wage  rates.   Technological  advances  may  reduce  either 
the  basic  cost  of  materials  or  man-hours  required  in  completion  of  the  improve- 
ment.  These  cost  reductions  should  off-set  the  normal  increases  which  can  be 


expected  if  past  cost  trends  continue. 

Few  improvements  to  the  street  system  and  recreation  facilities  have  been 
included  in  the  following  schedules.   These  two  categories  are  currently  under 
study  and  upon  completion  of  the  reports,  detailed  improvements  and  estimates 
can  be  added  to  this  document. 

Improvements  which  will  be  undertaken  by  the  Board  of  Education  of  the 
Wilson  Administrative  Unit  are  scheduled  separately  and  appear  in  this  report 
after  the  City's  Public  Improvements  Program.   This  has  been  done  primarily 
because  the  capital  required  for  the  improvement  of  the  school  system  comes 
from  taxes  levied  or  bonds  issued  by  a  unit  of  government  separate  and  apart 
from  the  City  of  Wilson.   Also,  the  final  decisions  on  the  type  of  improvements 
and  their  priorities  originate  from  the  Board  of  Education  rather  than  the  offi- 
cials of  the  City.   Therefore,  the  separation  of  school  improvements  from  all 
other  public  improvements  should  add  clarity  and  prevent  confusion  which  might 
otherwise  occur. 

The  improvement  schedules  are  listed  by  the  fiscal  year  in  which  the  need 
for  the  improvement  is  anticipated.   After  the  first  six  years,  many  improvements 
scheduled  for  a  specific  year  may  be  warranted  ahead  of  time  or  it  may  be 
determined  that  the  improvement  should  be  postponed  due  to  unforeseen  and  more 
pressing  needs.   This  situation  has  been  anticipated  in  preparing  the  schedules 
and  no  binding  contract  is  formed  in  this  program.   In  order  to  be  effective, 
this  schedule  must  have  flexibility.   The  degree  of  flexibility  should  be 
determined  by  the  actual  need  for  an  improvement  when  annual  budgets  are  compiled. 


SUMMARY  OF  PUBLIC  IMPROVEMENTS 
1963-1983 


YEAR  IMPROVEMENT  BUDGET  BONDS 

1963  Ward  Boulevard  widening                   15,000 

1963  Fire  Station  #4                         35,000 

1963  Industrial  Park  utilities*              150,000 

1963  New  water  main                                           200,000 

1963  Elevated  water  storage  tank  130,000 

1964  Two  pumpers  for  Station  #4  60,000 
1964  Renovation  of  fire  headquarters                           20,000 

1964  Ward  Boulevard  extension  60,00. 

1965  New  police  station  and  land  80,000 

1965  Library  and  municipal  building 

extension  and  space  reorganization  90,000 

1966  Temporary  facilities  -  Recreation 

Center  20,000 

1966  Sewage  disposal  plant  380,000 

1967  Five  Points  Community  Center  25,000 
1970               Fire  Station  #5  70,000 

1970  Fire  fighting  apparatus  for  Station  #5  70,000 

1970  Swimming  pool  with  attendant  facilities  90,000 

1971  Toisnot  Recreation  Center  facilities  150,000 
1975  Fire  Station  #6  70,000 

1975               Fire  fighting  apparatus  for  Station  #6  70,000 

Playground  apparatus  and  acquisition  39,600 

**                New  sewers  348,000 
**                Normal  street  maintenance  and 

construction  940,000 

**                Storm  sewers  and  public  works***  130 , 600           25, 900 

TOTALS  2,258,200        1,010,900 

Combined  total  expenditure  3,269,100 

*   Predicated  on  the  rate  of  development  occurring  in  the  Park  which  at  this  time 
has  not  been  firmly  established. 
**   Expended  on  a  yearly  basis  for  20  years  at  varying  rates. 
*•**   75%  Current  Revenue,  25%  Bonds  begins  during  1967-1968  fiscal  year. 


PUBLIC    IMPROVEMENTS    PROGRAM 
1963-1964 


IMPROVEMENT 

1.  Installation  of  new  water  main 

2.  Elevated  water  storage  tank 

3.  Playground  apparatus 

4.  Street  maintenance 

5 .  New  s  ewers 

6.  Construct  Fire  Station  #4 

7.  Ward  Boulevard  widening 

8.  Industrial  Park  facilities 


S  torm  s  ewers : 

Mt.  Vernon  &  Mayflower  -  Anderson  to 
LaFayette  (IS"") 

Louise  St.  -  Highland  to  Kenan  (24") 


ESTIMATED  COST 
$200,000 

130,000 

1,200 
40,000 
15,000 
35,000 

8,000 
30,000 


7,500 
3,300 


FINANCING 
Bonds 

Bonds 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 


Current  Revenue 
Current  Revenue 


1964-1965 


IMPROVEMENTS 


ESTIMATED  COST 


Fire  fighting  apparatus  for  Station  #4             60,000 

Renovation  of  Fire  Department  Headquarters  20,000 

Playground  apparatus  1,200 

Street  maintenance  40,000 

New  sewers  15,000 

Ward  Boulevard  widening  7,000 

Ward  Boulevard  extension  12,000 

Industrial  Park  utilities  30,000 


9 .   Storm  s ewers : 


Drainage  survey  5,000 

Cozart  Road  and  Sunset  Road  -  Raleigh  to 

Kenan  (36"  and  30")  13,000 

Factory  Street  -  Street  crossing  between 

Jones  and  Spruce  2,500 


FINANCING 
Bonds 

Bonds 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 

Current  Revenue 
Current  Revenue 
Current  Revenue 


1965-1966 


IMPROVEMENT 
1.   Police  Station  (building  and  land) 


ESTIMATED  COST 
80,000 


2.   Library  and  municipal  building  extensions 

and  space  reorganization  90,000 


3.  Playground  apparatus 

4.  Street  maintenance 


5.   New  sewers 


6.  Ward  Boulevard  extension 

7.  Industrial  Park  utilities 


1,200 


40,000 
15,000 
12,000 
30,000 


S  torm  sewers : 

Railroad  Street  -  Green  to  Vance  (30")      3,800 

Vance  Street  -  Douglas  to  ACLRR  (24",  18", 

15")  2,000 


FINANCING 
Bonds 


Bonds 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 
Current  Revenue 


1966-1967 

IMPROVEMENT  ESTIMATED  COST            FINANCING 

1.  Playground  apparatus  1,200  Current  Revenue 

2.  Street  maintenance  40,000  Current  Revenue 


3.  New  sewers  15,000  Current  Revenue 

4.  Ward  Boulevard  extension  12,000  Current  Revenue 


5.  Industrial  Park  utilities  30,000  Current  Revenue 

6,  Sewage  disposal  plant  60,000  Current  Revenue 


7.   Recreation  Center  -  temporary  facilities       20,000  Current  Revenue 


S  torm  sewer  s : 

Anderson  Street  -  N.C.  Avenue  to  Albert 

(18")  12,000  Current  Revenue 

Albert  Avenue  -  Anderson  to  Nash  (24")      2,000  Current  Revenue 

Nash  Street  -  Albert  toward  N.C.  Avenue 

(18")  1,800  Current  Revenue 


1967-1968 


IMPROVEMENT 

1.  Five  Points  Community  Center 

2.  Playground  apparatus 

3.  Street  maintenance 


4 .   New  s  ewers 


5.   Ward  Boulevard  extension 


6.   Industrial  Park  utilities 


7.  Sewage  disposal  plant 

8.  Bridge  at  Hominy  Swamp  Canal  and  Mercer 


9  .   S  torm  s  ewers 


Pender  Street  -  Herring  Avenue  to 
Goldsboro  (20",  24") 


Wilson  Street  -  Meadow  to  Fairview  and 
Fairview  -  N,  Wilson  to  S.  Wilson 


ESTIMATED  COST 
25,000 

1,200 

40,000 

18,000 

12,000 

30,000 

60,000 

20,000 


8,800 


15,700 


FINANCING 
Bonds 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue  7  5% 
and  Bonds  2  5% 


Current  Revenue  75% 
and  Bonds  2'5% 


Current  Revenue  75% 
and  Bonds  25% 


1968-1969 

IMPROVEMENT  ESTIMATED  COST            FINANCING 

1.  Playground  apparatus  1,200  Current  Revenue 

2.  Street  maintenance  40,000  Current  Revenue 

3.  New  sewers  18,000  Current  Revenue 


4.   Ward  Boulevard  extension  12,000  Current  Revenue 


5.   Sewage  disposal  plant  60,000  Current  Revenue 


6  .   S  torm  s  ewers : 


Kenan  Street  -  Mercer  to  Goldsboro 

(18",  15")  3,000  Current  Revenue  7  5% 

_,,.         r...      «   i_  /  <i  /  ii  \  and  Bonds  257. 

Clyde  Avenue  -  Ext.  to  Nash  (24") 

and  Nash  -  Clyde  to  existing  catch 

basins  (18")  4,800  Current  Revenue  75% 


Kenan  Street  -  Louise  to  N.  C.  Avenue 

(18")  5,900  Current  Revenue  75% 


and  Bonds  25% 

Current  Revem 
and  Bonds  25% 


Lodge  Street  -  Goldsboro  to  Hominy 

Swamp  (30",  24",  18H)  16,100  Current  Revenue  75% 

and  Bonds  2  5% 


1969-1970 

IMPROVEMENT  ESTIMATED  COST  FINANCING 

1.  Playground  apparatus  1,200  Current  Revenue 

2.  Street  maintenance  50,000  Current  Revenue 


3.  New  sewers  18,000         Current  Revenue 

4.  Sewage  disposal  plant  60,000         Current  Revenue 


5.   Bridge  over  Hominy  Swamp  Canal  at 

Lodge  Street  20,000         Current  Revenue 


6  .   S  torm  s  ewers : 


Carroll  Street  -  Faison  to  Vance  and 

Vance  Street  -  Carroll  to  Vick  9,300         Current  Revenue  75% 

and  Bonds  25% 


1970-1971 


IMPROVEMENT 


ESTIMATED  COST 


1.  Swimming  pool  with  attendant  facilities      45,000 

2.  Fire  fighting  equipment  for  Station  #5       70,000 

3.  Playground  apparatus  1,200 

50,000 
18,000 

6.  Sewage  disposal  plant  60,000 

7.  Fire  Station  #5  14,000 


4.   Street  maintenance 


5.   New  sewers 


FINANCING 
Bonds 


Bonds 


Current  Revenue 


Current  Revenue 


Curr'ent  Revenue 


Current  Revenue 


Current  Revenue 


1971-1972 


IMPROVEMENT 


ESTIMATED  COST 


1.   Swimming  pool  with  attendant  facilities       45,000 


2.   Toisnot  Recreation  Center  -  permanent 

facilities  30,000 


3.  Playground  apparatus 

4.  Street  maintenance 


5.   New  sewers 


6.  Sewage  disposal  plant 

7.  Fire  Station  #5 


2,500 
50,000 
18,000 
80,000 
14,000 


FINANCING 
Bonds 


Bonds 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


1972-1973 

IMPROVEMENT  ESTIMATED  COST  FINANCING 

1.  Playground  apparatus  2,500  Current  Revenue 

2.  Street  maintenance  50,000  Current  Revenue 

3.  New  sewers  18,000  Current  Revenue 

4.  Fire  Station  #5  14,000  Current  Revenue 

5.  Toisnot  Community  Center  30,000  Current  Revenue 


1973-1974 


1.  Playgroundapparatus  2,500  Current  Revenue 

2.  Street  maintenance  50,000  Current  Revenue 

3.  New  sewers  18,000  Current  Revenue 

4.  Fire  Station  #5  14,000  Current  Revenue 

5.  Toisnot  Community  Center  30,000  Current  Revenue 


1974-1975 


IMPROVEMENT 
1  .   Playground  apparatus 

2.   Street  maintenance 


3 .   New  s  ewers 


4.   Fire  Station  #5 


5.   Toisnot  Community  Center 


ESTIMATED    COST 
2,500 

50,000 

18,000 

14,000 

30,000 


1975-1976 


FINANCING 
Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


3.   Street  maintenance 


1.  Fire  fighting  equipment  for  Station  #6      70,000 

2.  Playground  apparatus  2,500 

50,000 
18,000 

5.  Toisnot  Community  Center  30,000 

6.  Fire  Station  #6  14,000 


4 .   N  ew  s  ewers 


Bonds 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


1976-1977 


IMPROVEMENT 

1.  Playground  apparatus 

2.  Street  maintenance 


3 .   New  sewer  s 


4.   Fire  Station  #6 


1977-197! 


ESTIMATED  COST 
2,500 


50,000 
18,000 


14,000 


FINANCING 
Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


1.  Playground  apparatus 

2.  Street  maintenance 


3 .   New  s  ewers 


4.   Fire  Station  #( 


2,500 
50,000 
18,000 
14,000 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


1978-1979 

IMPROVEMENT  ESTIMATED  COST               FINANCING 

1.  Playground  apparatus  2,500  Current  Revenue 

2.  Street  maintenance  50,000  Current  Revenue 

3.  New  sewers  18,000  Current  Revenue 

4.  Fire  Station  #6  14,000  Current  Revenue 


1979-1980 


1.  Playground  apparatus  2,500  Current  Revenue 

2.  Street  maintenance  50,000  Current  Revenue 

3.  New  sewers  18,000  Current  Revenue 

4.  Fire  Station  #6  14,000  Current  Revenue 


1980-1981 


IMPROVEMENT 

1.  Playground  apparatus 

2.  Street  maintenance 


3 .   New  s  ewer  s 


ESTIMATED  COST 
2,500 

50,000 

18,000 


1981-1982 


FINANCING 
Current  Revenue 


Current  Revenue 


Current  Revenue 


1.   Playground  apparatus 


2.   Street  maintenance 


3  .   New  s  ewers 


2,500 
50,000 
18,000 


1982-1983 


Current  Revenue 


Current  Revenue 


Current  Revenue 


1.  Playground  apparatus 

2.  Street  maintenance 


3  .   New  s ewers 


2,500 
50,000 
18,000 


Current  Revenue 


Current  Revenue 


Current  Revenue 


IMPROVEMENTS  TO  THE  SCHOOL  SYSTEM 


IMPROVEMENT 

1.   Addition  of  4  classrooms  to 
Adams  Elementary 


2.   Addition  of  lunchroom  to 
Hearne  Elementary 


3.   Proposed  Elementary  School 


4.   Addition  of  6  classrooms  to  Fike 
Senior  High 


5.   Addition  of  4  classrooms  and 
library  to  Darden  Senior  High 


6.   Addition  of  6  classrooms  to 
Barnes  Elementary 


7.   Proposed  Jr.  High  School 
(40  c  la  ssrooms ) 


Proposed  Jr.  High  School 


9.   Addition  of  6  classrooms  to  Fike 
Senior  High 


ESTIMATED  COST 
45,400 


62,000 
265,000 


80,000 
90,000 


80,000 


750,000 


10.  Proposed  Cavalier  Terrace  Elementary  School 

11.  Additional  or  new  classrooms  to  Hearne 


12.   Proposed  Elementary  School  in 
public  housing  area 


YEAR    ANTICIPATED 
1963-1964 

1963-1964 
1964-1966 

1964-1966 
1966-1968 

1966-1968 

1968-1970 
1974-1976 

1974-1976 
1976-1978 
1978-1980 

1980- 
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